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FBCMt Chief, Kngin— ring Staff, OC 


Contractor 
Address _ 

Commodity/ Service jgtmUXtt 

No. of Prototypes ^ 


REPORT NO, 


(If final, so state) 



25X1 


Classification 


Gontraet-SEGBST 


The Contractor is on schedule 


__Contract Completion Pate _JAJfay 1Q SO 
—-.'.-Y es .. .. . x No 

The Contractor will remain within his allocated funds x Yes No 

An extension of time will he necessary x 

All phases of the technical progress are satisfactory y es j$ 0 

The overall performance of this contractor is: jjjH Satisfactory 

JLJ Subject to Improvement 
L / Unsatisfactory 

NOTE: If unsatisfactory or subject to improvement , indicate reason- under 

comments. 

has basn advissd that tha bookishly* bosk**. Writer 

Recommended Action 


Date of Visit to Contractor’s Plant,, 

APPROVED* 


«u*f , aiflBMrlD* Staff, 00 


noNnnF 


until taaajfr at Half. 

- 17 Aufnat 195Q 

Inspected by: 

B ivi sion: flya^HBK 

Extension: ^ 

IAL 



25X1 


r,v 
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TO: Inspection Branch/PD/OL 

nm 


DATE : *5 


1959 


Contral 
Address 
Commodity/ Service C 8~fl 

Wo. of Prototypes j 



CONTRACT WO. : &K f g 


REPORT NO. : 


(if final, so state) 
25X1 


Classification 

Contract Completion Date 

. Ye s X Wo 

The Contractor will remain within his allocated funds. x Y es 


The Contractor is on schedule. 


-1959 


No 


Yes 


_Wo 

x Y es 


No 


An extension of time will be necessary. 

All phases of the technical progress are satisfactory. 

The overall performance of this contractor is: SJ Satisfactory 

LJ Subject to Improvement 
ZI7 Unsatisfactory 

BOTE! lsr fact0ry ° r SUbjeet t0 ideate reasons under 


Comments 


that m ahiuld S uSSST 

venmk, «xUMlott of 15 1959 . 

Recommended Action 


Of tlM 



Date of Visit to Contractor's Pi ant 


AmOVXDt 


^3 Jtem lQ<o 


«Uf, IWmrl^ M 


Inspected by.{ 

Division: 

Extension: 


-3152 



25X1 


25X1 
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W CCPnrr 


TO 2 Inspection Branch/ FD/ 01. 

FROM: Chief, Rnginaarin* Staff, 0C 


2 — 6-May 1999 - — 

CONTRACT HO« ? 

REPORT HO. t c 


ar 


trial , so stats 


Contractor 

Address 


Commodity/ Service fifl-ft A ntannn 



25X1 



No. of Prototypes 1 

Contract Completion Date kpt*i i 3 Of 9 


Progress - i‘ Contractor 

Ar / S rtisfacto; y 
/ / ubject to Improvement 
/ Jnsatisfes - cry 


KOK: If msat ’.sfaetory, indicate reasons under comments . 



Maahanlcal jaodlfloatlflna oowplatad. contra ctor la taking pattwn 
Muumnti and will raturn final aatanna shortly. 


Pecom -nded Action .QonldLin^ 


APPROVED: 


Chief, lnginaering Staff* 0C 


Inspected 'by 
Division; 


25X1 


0C-j/fr»D-lP 


Extension 


515? 
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TO; inspection Bmnch/PD/OL 


FROM: Chief, Engineering Staff, 0C 


* 

^ nSTCrl xy5v 

Contract So. ;• 


Report Be-* ? 


605y T n e k- -O r de r 2— 


i IS finSl „ eo state i 


Contractor 

Address , 

Commodity/^ nr Ice — .GS-g~AnfcenRa~ — ■ 

Classification — Q ^n t r v i et I — S E GRUSy Ag e w e y -^terile — Equipment l — -UNCLASSIFIED 

Mo. of Prototypes ^ ___ . 

Contract Completion Date 1 Apri 1 19^9 - - - .... 

Progress of Contractor _ „ v 

l_gj Satisfactory 

l J Subject to ImproveEer.it 

LJ Unsatisfactory 


NOTE t If 
Comment 3 


unsatisfactory, indicate reasons under comments . 


-Antenm-co ra p l e t e d and - b e ing re t ttrned -fer--«^fler-iBe4ifioa:tien8-and 
photography. Instruction book still to be written. Based on a 
trip to 


on 27 February 1959* 


25X1 


25X1 


Recommended Action 

of items. 


i- upon -delivery 


APPROVED : 


Inspected by ; 


Division: ~GC-.^&UWEP~ 

Chief, Engineering Staff, OC 

Extension: 


25X1 


25X1 
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TO: Inspection Er8.ncb/PD/0L 

FROM* Chiof, Engineering Staff, 0C 


DA'™ 5 2 6 SflpfcatBber 1969 — — 

CONTRACT NO: T»«k jQg|ar Z 

REPORT NO.: FTHAL 

(If final, so state) 


Contractor 

Addressee 


Contreet-SECRET 


25X1 


Commodity/Service CS-ft knf.mvnM. Classification Fiyiljeienti UHt|IilS3IF( 

No. of Prototypes 1 Contract Completion Date IS Her 1 959 

The Contractor is on schedule Yes _ . J5 _N° 

The Ocntractor will remain within his allocated funds X Yes No 


An extension of time will be necessary X Yes J»o 

All phases of the technical progress are satisfactory X . Yes No 

Hie overall performance of this contractor is : 3 Satisfactory 

[J Subject to Improvement 
rj Unsatisfactory 


NOTE: If unsatisfactory or subject to improvement., indicate reasons under 

comments . 

Comments laajiaicbim hariu tinn Iran imi* Contractor haa JMKLJdariwd 
to roqpMrt on oxtonslon of tin* for pflpmant furpOMt* 

Recommended Action nf T*«k Qrd«P. 2. Ccctrtflt 605 < 


Date of Visit to Contractor's Plant 


APPRGfTEDt 


on xaalMst of ttontmat and roeo lpt 
of til dalirorablo itona. 


Inspected by: 


Division: _ QC-E/S+DtE E- 


Extension: 

Chiof, fkiginooring Staff, 0^ 


__ " ".nn 
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tcr«T — 

^nsunbi 


TO: ibspe-ctt on ?xnrtch/B)/Oh 

***** Chiaf, Bagla— r lag Staff, OC 


ittr e 
Contract. .No 
Report No, s 




Trrf- 

US' v iral j no state > 


Contractor 



c 


Address 

___ Claasif icattou 

u0, of i-voto/yise© — ,JL — Contract Completion Date 

Progress of Contractor £% [7 Sp tic, factory 

L~J Cab^f'ct to Improvement.. 

/ 

/ J Unsatisfactory 


'' // 


s$8W . x If unsatisfactory, indicate r»; 


reasons under comments 


T orison ts 


n 


25X1 







Recocmended 'Action. 

APFMBSi 


ii 

/.l 


IHST, tagia-riag ftiaff, W 


inspected Bj 


ci vision wi-l/ftHE 
Telephone 


^mr~ 


25X1 


25X1 
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nrnncT 

^WficP 

TO: Inspection Branch/PD/OL Date: 21 Octtftsr 1958 


PROM: Chief, Engineering Staff, 0C 


Contract No: T*0» 8 

Report No.: 2 

(if final, so state) 


C ont ract or 


25X1 

Address 



Commodity /Service Antenna Isqulrs— lit, 

Classification 

6SQRKT 

No. of Prototypes 1 


Contract Completion Date 

December 1958 


Progress of Contractor: no Satisfactory 

no Subject to Improvement 

CO Unsatisfactory 

NOTE: If unsatisfactory, indicate reasons under comments. 

Comments This rep ort is fcsssA on a visit to ths contractors facility. 


Recommended Action CQtttlSttSd Monitoring 


APPROVED : 


Chief, Engineering Staff, OC 


Inspected 

Division 

Telephone 


25X1 


. I I 25X1 
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CONFIDENTIAL 


) : I. spec t ion Branch/H;/ QL 

PROM* Chief, Engineering Dlrielon, OC 


D, ite • i* Attgnet I95& 

Contract 3o. ; 605» T»0» 2 

Jtcport Bo. : ^ 

(If filial, so state) 


>ntracto r — ... — — ■ - — — — — > — — 

Idress . ..... J. — — - 

lmno^i ty/service CS~8 Antenna Requlr craot Classiricatioi SECRET 

of Prototypes ! 0 n . xoct Ca spletioi Date 

•ogress of Contractor: L U Satisfacto y 

£7 Subject to £ ;pravoia-nt 
/ 7 Unsatisfac ;c. y 


25X1 


WE: If unsatisfactory, indicate reason v; der cocssents. 

■oitent a Thi s report is based on oontacta w ith theContract or*g repreaentatlTpe* 


jcoimoended Action Continued mon f.torlnc 
APPROVED: 


Chief, Engineering Division, OC 


UEi pectod 
3 : 1 ' isian: 


by : 


25X1 


OC-EV'R&D-EP 



rrnnrx. — 

^CwilT 


25X1 


Sanitized Copy Approved for Release 201 1/09/19 : CIA-RDP78-03424A002000090006-6 




